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BILL NO. S-77-01-y^ 


SPECIAL ORDINANCE NO. S- 


/f-77 


AN ORDINANCE approving a contract 
with Hipskind Asphalt Corporation 
for Resolution No. 5740-1976. 

BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF 
FORT WAYNE, INDIANA: 

SECTION 1. That the contract dated December 13, 

1976, between the City of Fort Wayne, by and through its Mayor anc 
the Board of Public Works and Hipskind Asphalt Corporation, for: 


Resloution No. 5740-1976: Glenwook Avenue: 
from the east property line of North Anthony 
Boulevard to the west pavement line of Leroy 
Avenue. 


for a total cost of $46,786.00, all as more particularly set 
forth in said contract which is on file in the Office of the 
Board of Public Works and is by reference incorporated herein, 
made a part hereof and is hereby in all things ratified, confirmed 
and approved. 

SECTION 2. This Ordinance shall be in full force 
and effect from and after its passage and approval by the Mayor. 



Councilman 







Read the first time in full and on motion by , seconded by 

and duly adopted, read the second time by title and referred 
to the Committee on (and f]-|~ city Pl an ^^flffijniss ion for 

^ec^ffimend^jeft^-^ndHEhablfe H ear in g t o b^-^eM-~afte^^-u^--le^a L notice. a t the Council 

of 



DATE: 


Read the third time in full and on motion by 

D 

seconded by_ 


and duly adopted, placed on its passage. 


PASSED ( Cg£)S? ) by the following vote: 

AYES NAYS ABSTAINED 


TOTAL VOTES 

BURNS 

HINGA 


JJ 




SCHMIDT, D. 
SCHIMDT, V. 
STIER 
TALARICO 
DATE: 




/-^'77 


CITY CLERK 


Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, 

as (Z ONING M A P >- g -GENERAT,) ( ANNEXATION) f SPECIAL) C ATTTtOPRLATl&N-)- 

ORDINANCE '( RESOLUTION) No 77on the day q, 19^ 

^ SEAL) ^ 


CITY CLERK 




PRESIDING OFFICER 


Present^ by .me'to the Mayor of the City of Fort Wayne, Indiana, on the ~ 
day of _ _, 197/6, at thejhour of /7• ^o 'clock £_ M. .E.S.T. 





CITY CLERK 


Approved and signed by me this Tju d ay of 

~ S.T. 


, 19 - 56 , 


at the hour of 


//.' O0 



































































































S-77-01-15 


We, your Committee on 


REPORT OF THE CO.MMITTEE ON PUBLIC WORKS _ 

PUBLIC WORKS to whom was referred an Ordinance 


Approving a contract with Hipskind Asphalt Corporation for REsolution 

No. 5740-1976 


have had said Ordinance under consideration and beg leave to report back to the Common 

Council that said Ordinance >6Q _ PASS. 

WINFIELD C. MOSES, JR. - CHAIRMAN 


DONALD J. SCHMIDT 


-QYX-.-S) 


VIVIAN G. SCHMIDT 


PAUL M. BURNS 


SAMUEL TALARI CO 




Ir. 

,/A Ll. 

CONCURRED IN y 

.CHARLES W. WESTERM.4n, CITY CLERK 
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C /• 3 - ' : /; / 

CITY PAID "-/76> 

SUBJECT TO COUNCILMANIC APPROVAL 

PRELIMINARY MEETING _ 

RATIFICATION _ 


CONTRACT 


Sljia Agreement, 


made and entered into this. 


/3 



\ 9 %.^ 


by and between_ 

-HIPSKIND ASPHALT CORPORATION- 


hereinafter called “Contractor” and the City of Fort Wayne, Indiana, a municipal corporation, herein¬ 
after called "City," under and by virtue of an act of the General Assembly of the State of Indiana, 
entitled “An Act Concerning Municipal Corporations," approved March 6, 1905, and all amendatory 
and supplementary acts thereto, WITNESSETH: That the Contractor covenants and agrees to im¬ 
prove- Resolution No. 5740-76: Glenwood Avenue: from the east property line 
of North Anthony Boulevard to the west pavement line of Leroy Avenue. 


by grading and paving the roadway to a width wit h XXXXXXXXXXXXXXXXXXX XX 

xxxmxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxjcxxxxxxxxxxxxxx 


upon a foundation and with curbing as fully set out in the specifications hereinafter referred to, in a 
good and workmanlike manner and to the entire satisfaction of said City, in accordance with Improve¬ 


ment Resolution No. 


5740-76 


At the following prices: 
Removal of Pavement 


Hot Asphalt Concrete 
Surface (As per Job Design 
Mix Formula) 

Hot Asphalt Concrete Binder 
(As per Job Design Mix 
Formula) 

Cement Concrete Pavement 
for Private Drive (includes 
removal) 

Top Soil 


Removal of Sidewalk 


Concrete Sidewalk 
(Curbface 6") 

Concrete Sidewalk 
(Standard 4") 

Concrete Sidewalk 
(Paraplegic Bicycle Ramp) 
(includes Excavation) 

Curb & Gutter, Combined 

Concrete Type "II-B" 
(includes Removal) 


Mulched Seeding, Class U 
(includes Mulch & Fert.) 

Castings Adjusted to 
Grade (C.B.S.) 

Castings Adjusted to 
Grade (M.H.’S.) 

Water Valves Adjusted to 
Grade 

Joint and Crack Sealer 


One dollar and twenty cents per 
square yard 

Sixteen dollars and fifty cents 
per ton 


Fifteen dollars and fifty cents 
per ton 


Sixteen dollars and no cents 
per square yard 


Eight dollars and no cents per 
ton 

Four dollars and no cents per 
square yard 

Two dollars and twenty-five cents 
per square foot 

One dollar and fifty cents per 
square foot 

Two dollars and no cents per 
square foot 


Seven dollars and fifty cents 

per lineal foot 


One dollar and no cents per 
square yard 

One Hundred seventy-five dollars 
and no cents per each 

One Hundred fifty dollars and no 
cents per each 

Thirty dollars and no cents per 
each 

Seven hundred dollars and no cents 
per ton 


$ 1.20 

16.50 

15.50 

16.00 

8.00 

4.00 

2.25 

1.50 

2,00 

7.50 


175.00 

150.00 

30.00 


700.00 






















Removal of Sidewalk Four dollars and no cents per 4.00 

square yard 

Concrete Sidewalk Two dollars and twenty-five cents 2.25 

(Curbface 6") per square foot 

Concrete Sidewalk One dollar and fifty cents per 1.50 

(Standard 4") square foot 

Concrete Sidewalk Two dollars and no cents per 2,00 

(Paraplegic Bicycle Ramp) square foot 

(includes Excavation) 

Curb & Gutter, Combined Seven dollars and fifty cents 7.50 

Concrete Type "II-B" per lineal foot 

(Includes Removal) 


Mulched Seeding, Class U One dollar and no cents per 

(includes Mulch & Fert.) square yard 


Castings Adjusted to One Hundred seventy-five dollars 

Grade (C.B.S.) and no cents per each 


Castings Adjusted to One Hundred fifty dollars and no 

Grade (M.H.'S.) cents per each 


1.00 

175-00 

150.00 


Water Valves Adjusted to 
Grade 

Joint and Crack Sealer 


Thirty dollars and no 
each 

Seven hundred dollars 
per ton 


cents per 30.00 

and no cents 700.00 


The Contractor will furnish immediately a certificate" from the Industrial Board of 
the State of Indiana, that he has complied with Sections 5, 68 , 69 of the Workmen's 
Compensation Act, approved March l4, 1929> i n accordance with Section l4 of the 
Compensation Act (Acts 1929, page 54-5, being Section 94-59 of Burns Annotated 
Statutes, Volume IV). (Section 40-1214 Burns Annotated 1952 Revision - Volume VIIl). 

A copy of General Ordinance Wo. G-60-66, concerning discriminating in employment 
under municipal contracts, is attached and incorporated herein by reference. 
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GUARANTY BOND 


iCnata All Ufa tnj Wqeat presents. That we...”.11" 

-HIPSKIND ASPHALT CORPORA! ION- 


as principal, and--—.......— 

-TRINITY UNIVERSAL INSURANCE CO. OF DALLAS, TEXAS- 


are held and firmly bound to the City of Fort Wayne, Indiana, in the sum of— ZZZZ^-ZZZ. ~~...~.~ 

--—FORTY-SIX THOUSAND SEVEN HUNDRED AND EIGHTY-SIX DOLLARS AND NO CENTS- 


------- - ^ 4 . 6 , 786 . 00 ^ . 

for the payment of which well and truly to be made we jointly and severally bind ourselves, our Heirs# 
executors, administrators and assigns firmly by these presents. , 

The conditions of the above obligation are, that whereas the said ZI ZZ ZZZZII Z Z Z ZI S . ~~7 ~, ~ 7 

--HIPSKIND ASPHALT CORPORATION-- 


did on the-,----day of---*-—.— 

_*_._._, enter into a contract with the City of Fort Wayne to construct a 


_________Pavement 

on Res. #5740-76 Glenwood Avenue from ^■ he eas t_property line of Nor th 

Anthony Boulevard to the -west pave ment line _of Ler o y .Avenue.- 


according to certain plans and specifications, and 
for a period of three years 

also warranting and guaranteeing the worV[ material and condition of the pavement thereof as provided 
in aforesaid contract and specifications. Now if the said.. _ -II.lILI-L7.LLIILLTLr-LILLILIILIILILLlL 
HIP SKIND ASPHALT COR PORATION shall faithfully perform and fulfill all the require¬ 

ments of said warranty and guaranty, and make all repairs required under said guarantee, and in the 
manner provided for, then this bond to be null and void, otherwise to be in full force and effect. 

WITNESS our hands and seals this. 1/2. -day of-- 

r.T nnu-pn-RAfTT-nw 

.-(SEAL) 

- - .-.- r - r^-^EAL) 

__(SEAL) 

Approved this_ Z~L _day of _ 

trin„ E rsal 

_ 

t / Board of Public Works. ^ 1 t 































































LIABILITY BOND 


Ml Him !bg ©Ijese That w e2Z22ZZZ~~z: IT. ~ZZZZZZZZZ: 

HIPSKIND ASPHALT CORPORATION— -- 

. . , . —TRINITY UNIVERSAL INSURANCE CO. OF DALLAS, TEXAS- 

as principal, and_,_____ 


as surety, are held and firmly bound to the City of Fort Wayne, Indiana, in the sum of-ZI—I.--~LT—I...~,7.1 

FORTY-SIX THOUSAND SEVEN HUNDRED_AND EIGHTY-SIX DOLLARS AND NO CENTS -- 

for the payment of which well and truly to be mad e we jointly and severally bind ourselves, our heirs, 
executors, administrators and assigns firmly by th ese presents. 


— - 46 , 78 6 .0(j 

The conditions of the above obligation are such, that if the above named party of the first part shall 


faithfully comply with the foregoing contract made and entered into the. 


day o£_._—____, with the City of Fort Wayne, Indiana, and shall faithfully fulfill 

all the conditions and stipulations therein contained, except the warranty and guaranty of the pave¬ 
ment as to the workmanship, material and condition s for the period of three.(3) years, according to the 
true intent and meaning thereof in all respects, then this obligation to be void,’ otherwise to be and re¬ 
main in full force and virtue in law and in the event the said City shall extend the time for the comple¬ 
tion of said work, such extension shall not in any w ay release the sureties on this bond. 


WITNESS our hands and seals this— 


_ 


.day of—,, 


J&z '7& 


HIPSKIND ASPHALT CORPORATION 


Approved this... 


/3 



...day 

... 

_ 

/ -.y Board of Public Works. 


0 £ r 


~7~ 

TRINITY UilS 

BY:_ -/&Z YzTY:// 



COMPLETED IN STREET ENGINEERING DEPARTMENT 
November 30, 1976 








































TITLE OF ORDINANCE SPECIAL ORDINANCE - Contract of Hipskind Asphalt - Res. 5740-1976 


DEPARTMENT REQUESTING ORDINANCE 


SYNOPSIS OF ORDINANCF Contract with Hipskind Asphalt 


XT' 

Corporation in amount of 


$46,786.00 resurfacing, replacing wingwalks and improving curbs on Glenwood 


Avenue from North Anthony to Leroy. 

This was the low of five bids received. 


(SEE TABULATION ATTACHED) 


EFFECT OF PASSAGE Provide needed improvements on Glenwood Avenue 


EFFECT OF NON-PASSAGE Failure to provide improvement awarded to low bidder 


YOHEY INVOLVED (Direct costs. Expenditures, Savings) cost to city from Revenue s ha ring 

$46,786.00 ---- 


ASSIGNED TO OTIITTEE . 












































